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CONFIDENTIAL 

PAGE 01 NICOSI 02636 28I309Z 
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ACTION OC-05 

INEO OCT-OI EUR-I2 ISO-00 SY-05 OCL-00 CCO-00 SSO-00 /023 W 

1 17608 

OR28I250ZAUG 75 
EM AMEMBASSY NICOSIA 
TO SECSTATE WASHDC IMMEDIATE 2246 
INEO AMEMBASSY ATHENS 
AMCONSUL ERANKEURT 

CONEIDENTIAL NICOSIA 2636 

DEPT FOR A/OC, A/SY/T, A/SY/FO/NSU 

ATHENS EOR TSO/ATO 

ERANKFURT FOR RSS/TRC 

E. O. 11652: GDS 
TAGS: ASEC ACOM 

SUBJECT: SKYLINK INSTALLATION - NICOSIA 
REF: STATE 204405, A-4060 (STATE), STATE 200521 

1. RSO REQUEST ETA BUI HENDRICKSON DISCUSSED IN STATE 200521. 

2. NICOSIA MSG'S CURRENTLY BEING USED TO ESCORT LOCAL CON- 
TRACTORS. IE SEABEE DOES NOT ARRIVE BY 2 SEPTEMBER, COMPLEXITY 
OE PROJECT WILL NECESSITATE STOPPAGE OE PROJECT UNTIL SEABEE 
ARRIVES. 

3. INASMUCH AS STATE 204405 DIRECTS THAT VAULT DOOR NOT BE 
MOVED, RSO WISHES TO KNOW JUSTIEICATION EOR REINFORCING CORRIDOR 
WALLS IF WOODEN DOOR IS TO BE INSTALLED IN LIEU OE VAULT 

DOOR. 
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